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In early l arch 1953, source obta ined the ful l o w n t> In fo m nt.ln n 


x&eords q 

work In ti 


jjgfljC 


Location o f Bri dge 


Bridge over the Dahme river 
near Window 

Bridge over the Oder -Spree 
Canal near Knoll rose 


25X1 


, cStatua o n 31 Doc ente r JL952 

completed on 

31 December 1952 

90 percent completed 


Bridge over the Autobahn 
near Altauettendorf 


90 percent completed 


Autobahn bridge near Steglita 

Bridge ax Havelhaeschen F 96 
near kilometer marker 27 >2? 

Railroad bridge near Blindov 

Autobahn bridge over the Kuehlenf iiess 
brook near Ruedersdorf 


completed 

no details available 

30 percent completed 
70 percent completed 


Bridge over the KaXkgraben ditch 65 percent completed 

r*ear Ruederedorf 

Autobahn bridge at kilometer marker 70 percent completed 

15 064 near Werbellir. 


25X1 


CLASSIFICATION SsCBEC 



25X1 

\X \ NAVY p 1 NSF;B ! i DISTRIBUTION 

n 



\ 

ARMY | , Tj air \i j rm i j 0P.R fev | j T 1 

i i 


| 





< 0 \ 


Approved For Release 2002/07/15 : CIA-RDP80-00810A001 100580007-9 








Approved For Release 2002/07/15 : CIA-RDP80-00810A001 100580007-9 


25X1 


SECRET. 


25X1 A 


Autobahn bridge at kilometer marker 

33c 5 near Werbellin 

78 percent completed 

Autobahn bridge over the Finowfliese 
brook at kilometer marker 27*04 

30 percent completed 

Autobahn bridge at kilometer marker 
,i2*74 near Althuet tender f 

31 percent completed 

Bridge over the Oder -Havel Canal 

15 percent completed* 
Construction work has 


been suspended* 


2 » In early March, source learned from a resident of Schwedt that all the 
bridges over the Oder River near Schwedt were to be reconstructed in 
the course of the next, tiro years 0 Work on the Rauptbruecke on Highway Mo 
25X1 X 166 fror ^rtzlau to Koonigsbarg-Heuriark via Gramzov, F&seov and Schwedt 

had allegedly already been started. 2 


3o In nid*F ebruary , source learned that the Schleussen Bridge over the 
Havel River at the western exit of Rath enow was to be reconstructed 
as a steel structure, 78 meters long and with a load capacity of 80 
tons a The bridge would establish a direct connection between Rathenow 
and the newly built road to Gross Wudieke. Construction naterial was 
already being shipped to the construction site .3 


25X1 X 4« On 9 March, source observed that the concrete road immediately northeast 
of Prenzlau was nearing completion*^ 


5> Source learned that, from October 1952 to late January 1953, the 

temporary bridge on the autobahn northeast of Eisenach and southwest 
of Stockhausen was reinforvd by a steel construction to a load 
capacity of 80 tons <> The original bridge was demolished in 1945 ^ 

6* Concreting work on the bridge over the Ohre River 300 meters north 
of Wedringen was completed * In late February , the road surface was 
completed except for a two -me ter strip* The bridge over the Ohre River 
between Hiller sleben and Vahldorf was opened to traffic, ^ 


25X1A 1 » L LCorroe ntj, | 

25X1 1 I o The present report indicates 

i;tiat s on the average 7 construction work progressed ty 20 percent „ 

25X1 2, I I 


3o Field Comme nt « This information is received for the first time c 


25X1 A 
25X1 


4 o \ I Comme nt 


The reinfor cement of this bridge was reported 

j * The bridge, whose numerical 


previously o | 

designation is B-l7* is on the Eisenach-Bautzen Autobahn and crosses 
Highway Ho 84 * 
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